Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Message Text 


UNCLASSIFIED 

PAGE 01 MOSCOW 05704 131235Z 
22 

ACTION EUR- 12 

INFO OCT-01 ISO-OO EB-07 /020 W 

046438 

R 131018Z APR 76 
FM AMEMBASSY MOSCOW 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 2473 

UNCLASSIFIED MOSCOW 5704 

E.O. 11652: N/A 
TAGS: BEXP, UR 

SUB J : INLEGMASH 76 - PROGRESS REPORT #3 
USDOC FOR THOMPSON/BEWT 

1 . CONSTRUCTION - PAVILION 17B CONSTRUCTION BEGAN ON APRIL 5 
HAMPERED BY WEATHER CONDITIONS. IT HAS HOWEVER PROGRESSED 
RAPIDLY AND AS OF APRIL 12 ALL STRUCTURAL FRAMING WAS IN 
PLACE. THE INTERIOR PERIMETER OF THE PAVILION WILL CONSIST 

OF A CONTINUOUS CEMENT SLAB THIRTY CENTIMETERS HIGH. THE 
PAVILION FLOOR IS SUFFICIENTLY DEEP TO SUPPORT EQUIPMENT 
ALTHOUGH SOME LEVELING WILL BE REQUIRED. NO DIFFICULTIES 
ARE ANTICIPATED IN THIS REGARD. DUSEX IS ASSURED THAT 
CONSTRUCTION WILL BE COMPLETED ON SCHEDULE. 

2. FREIGHT - DUSEX HAS BEEN INFORMED THAT EQUIPMENT FOR 
ALL BUT EIGHT OF EXHIBITING FIRMS HAS BEEN SHIPPED WITH THE 
BALANCE EXPECTED TO ARRIVE SECOND VESSEL OR BY AIR FREIGHT. 
DOCK STRIKE IN HELSINKI HAS PREVENTED UNLOADING BUT WITH 
THREE WEEKS REMAINING FROM COMPLETION OF PAVILION THIS 

IS NOT CONSIDERED CRITICAL FACTOR. WE ARE 
INFORMED THAT STRIKE IS NOT EXPECTED TO BE OF LONG 
DURATION AND OPTION REMAINS TO OFF-LOAD CARGO IN GERMAN 
PORT IF NECESSARY. 

3. INTERBYTMASH - DUSEX HAS SIGNED LETTER OF INTENT 
FOR PAVILION 17B FOR INTERBYTMASH EXHIBITION AT COST OF 
21 RUBLES PER M2. 

UNCLASSIFIED 

UNCLASSIFIED 
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4. LETTERS OF AGREEMENT FOR TWO LOCALLY HIRED 
EMPLOYEES FOR INLEGMASH FORWARDED TO DIRECTOR, BEWT/TPD 
TODAY. 

5. FISCAL PLAN WITH LINE BY LINE BREAK-DOWN NOT YET 
RECEIVED. UNTIL THIS RECEIVED NO MONTHLY BUDGET REPORT 
CAN BE SUBMITTED. 

BREMENT 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 13 APR 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976MOSCOW05704 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7601 39-0753 
From: MOSCOW 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760468/aaaacfkl.tel 

Line Count: 69 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EUR 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: oatisao 
Review Comment: n/a 
Review Content Flags: 

Review Date: 24 MAY 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <24 MAY 2004 by SilvaL0>; APPROVED <01 SEP 2004 by oatisao> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: INLEGMASH 76 - PROGRESS REPORT #3 USDOC FOR THOMPSON/BEWT 
TAGS: BEXP, UR 
To: COM 
Type: TE 
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